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8. FIRST PLIGHT/TEST 10. LATEST FLIGHT/TEST 11 . FIN AL >L 10 HT/ T EST I U.'tOTAL FLIGHT HRS RECl| IS.’aCFT SERIAL ' 


1*7% PLANNING 
COMPLETED 

1C. % INSTRUMENTA- 
TION COMPLETED 

16. % TESTING 
COMPLETED 

17. %DATA REDUCTION 
COMPLETED 

■ _ - 1 — 

18. % REPORT COM- 
PLETED 

IS. % TOTAL COM- 
PLETED 

10/94 

20* REMARKS 

5/94 

70/95 

10/94 

5/0 

100/90 


LIC 9121 WSC 3 
Tests completed: 256 
Aircraft hours flown to date: 
Test Photo 


Tests documented: 273 
Documented aircraft hours remaining: 


C-130 

- 65 

T-28 

- 26 

B-66 

-.40 

T-33 

- 71 

H-21 

- 1 

B-57 

- 6 



F-104 

- 2 



F-100 

- 18 



H-21 

- 20 



T-38 

- 4 


Test 

C-130 - 16 
B-66 - 0 


Photo 
T-33 - 5 

T-28 - 3 

H-21 - 23 


No tests. Testing will be resumed at the request of the AFSC project office. 
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2. PROJECT NR OR SYSTEM TEST OBJ NR 1 S. TASK. ESP OR TEST NUMBER 


1. PROGRAM STRUCTURE 


60B23 


4. AFFTC PROJECT DIRECTIVE NR 


S.^FS€ PH,OH,T Y 


IS. REPORTING PERIOD 


60-215 


March 1965 



20. REMARKS 


Lie 9110 WSC 3 


1. Two tests were made to investigate a proposed method of reefing and disreefing a 
parachute. The tests were made from a C-130 aircraft flying at 125 KIAS and 6000-ft. 


altitude. A 35-ft. D 0 MC-1, ES parachute with the reefing ^lihe.T installed was used 


as the test carrier. An ammo can weighted to 242 Ite. was used as the suspended load. 

In the first test partial disreefing was obtained. In the second test complete dis- 
reefing was obtained. The ammo can and parachute were recovered undamaged in both tests. 


2. One test was made in support of Project Quick Job. A 14-ft. D c RS parachute was 
tested using a weight bomb weighted to 880 lbs. as the suspended load. The test was 
made from a C-130 aircraft flying at 120 KEAS and 10,000-ft. altitude. The weight bomb 
was pushed off the rear ramp of the aircraft. The test parachute was deployed by a 
static line attached to the aircraft. The rate of descent was 90 ft/sec. 
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